ADDENDUM No. 4 


Montello Street at Route 58 Re-alignment Project 
Carver, Massachusetts 


August 17, 2021 


The following Addendum No. 4 is hereby issued to the Bid Documents entitled, “Montello Street 
at Route 58 Re-alignment,” dated July 21, 2021. 


All prospective bidders shall be aware of all clarifications and revisions as follows and should 
note such within the bidding documents at the time of bidding. 


The following questions have been asked by a prospective bidder. Responses are provided below 
each question. 


Q: What type of invasive species exist in the areas that need to be treated? How do you want 
them treated? 


A: Please see Items 757.1 and 757.2 beginning on page 101 of the Special Provisions. The 
contractor shall retain the services of a Wetland Specialist who can determine which invasive 
species exist and the appropriate eradication treatment. 


Q: What is the flow rate of the stream going through the culvert? 
A: See answer in Addendum No. 3. 


Q: The subdrain riser detail is showing ductile iron pipe and tee but the plans are showing 
PVC (solid and perforated) for this work. Please confirm the detail is wrong. 


A: The detail shown in the plans is incorrect. Bidders shall replace sheet 43 in the plans 
with the revised sheet 43, attached. 
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